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PART OR LOWEST SUBASSEMBLY 

Main Gear Cylinder 


il :t. C - 10 

PROJECT B 

PART NO. & MODEL OR TYPE 


TITLE OF PROPOSAL : 


Main Gear Actuating Cylinder - Ftessure Reduction 


NATURE OF PROPOSAL: 

A Bendix l4ll£90-lj2 Pressure Reducer Valve la to be installed in the gear down 
line to the upper and of the main gear actuating cylinder. This reduces 
actuation pressure fran 3000 PS I to!2£0 PSI. This change applies to all airplanes. 


REASON FOR PROPOSAL : 


Actuating cylinders have been experiencing surge pressures of 6000 PSIj confirmed 
by flight test oscillograph readings. This has resulted in three split cylinders. 
Ref. UR»s £8-876, £8-1365 and 58-lSolu 


J ESTIMATED COST AND TIME INVOLVED : $3700.00 charged $ 0 % to Cust.No.l & £(# to Oust. 

r c 2 

ADDITIONAL FUNDING REQUIRED : None (SP-1918) ! 

ESTIMATED COST FOR KITS OR PARTS : $l£0.00 per kit 

CP 

ADDITIONAL FUNDING REQUIRED ; None (SP-191?) 
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